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UNCLASSIFIED 

PAGE 01 BONN 03193 221657Z 
ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO SY-05 /018W 

221754 000681 /43 

R 221653Z FEB 77 
FM AMEMBASSY BONN 
TO SECSTATE WASHDC 5802 
INFO AMCONSUL MUNICH 

UNCLAS BONN 03193 


Message Text 


E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUBJECT: ANTI-TERRORISM, PERIMETER FENCING MUNICH, 
PROPERTY NO. 61241 (3240 07X49 212) 

REF.: 1) BONN OM JUL 29, 76; 2) BONN 0457; 3) BONN OM, 

JAN 21, 1977 

1 . LOW BIDDER AS PER COMPETITIVE BIDDING FIRM KURT 
HAFNER, DM 33,924.29, EQUALS $ 14,142.50 AT DM 2.40 
EXCHANGE RATE. 


2. POST REPORTED SLIDING DOOR AT NORTH SIDE OF COURTYARD 
AREA BEING DETERIORATED BEYOND REPAIR. ESTIMATED 
REPLACEMENT COSTS DM 14,056, EQUALS $ 5,857. 

3. EMBASSY REQUESTS ALLOCATION OF COMBAT TERRORISM FUNDS 
IN THE AMOUNT OF $ 20,000 TO COVER COSTS FOR BOTH 
PROJECTS. 


4. BUILDING PERMIT APPLICATION FILED BY THE POST, GENERAL 
APPROVAL EXPECTED WITHIN NEXT WEEKS. 

STOESSEL 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 22-Feb-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977BONN03193 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770061-0645 
Format: TEL 
From: BONN 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770222/aaaaatsd.tel 

Line Count: 46 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: a746f2c3-c288-dd11-92da-001cc4696bcc 

Office: ACTION FBOE 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 BONN 457 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 23-Sep-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3268909 
Secure: OPEN 
Status: NATIVE 

Subject: ANTI-TERRORISM, PERIMETER FENCING MUNICH, PROPERTY NO. 61241 (3240 07X49 212) 
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